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Appendix C. IPv6 Transition Survey for 
Software Applications 



Software Application IPv6 Checklist 


1 . Software Support Activity: 


FAM: 




POC 
Phone: 




Sponsor: 




POC 
Email: 





2. Identify applications evaluated: (Add more lines as required, see Type Code legend below) 


Application Name (Acronym) 


Purpose 


Type 


Version 










































Type Code Legend: 

G = Government Off-the-Shelf C = Commercial Off-the-Shelf MC = COTS Modified by Government Contract but still 
S = Shareware F = Freeware available to the public. 


3. Identify Applications that are not IPv6 capable [Appendix A, Section 5.3] 


Application Name (Acronym) 


Describe dependence on IPv4 


Impact (see 
Legend) 


IPv6 Capable 
Date 










































Impact Code Legend: 

Legacy = Application will be replaced before 2008 and will not transition. Mod = Application will be modified by date identified 

Upgrade = New IPv6 capable version will be implemented by date identified Waiver = Waiver will be submitted per guidance in 

Transition Plan [Section 3.3] 
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4. Transition Cost: 


Application Name (Acronym) 


Cost schedule - list currently budgeted, such as for replacement or upgrade, and additional 
funding required (deficiency) for each FY to modify or upgrade software applications identified 
in 3 above. EXAMPLE: FY07 $1 0K($5K), FY08 $8K($0) [Section 5.3 of the Transition Plan] 























5. Recommendations: (Enter any comments or ideas you have that have a bearing on this initiative) 



POC: Capt Dave Wallace, 703-693-3491, wallacedt@hqmc.usmc.mil 
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